UNIT  CONSTRUCTION  COSTS
Cost       Freight          Total
Two 42-in. Snyder samplers with 40-
in. by 3Hn. pulley T. & L.......        133.00       29.95           162.95
1 No. 1 Vezin sampler with  spout
arranged for 5 per cent, cut, Allis-
Chalmers.......................        162.00       20.51           182.51
1 No. 3 Vezin sampler with spoat
arranged for 10 per cent, cut, Allis-
Chalmers.......................        220.00        45.64          265.64
Cost    Freight    Total
Two 5-T steel plate crawls for 12-in. Fs.. .$104.00 $15.76 $119.76 One 4-T steel plate crawls for 10-in. Fs... 40.00 6.11 46.11 Two 3-T steel plate crawls for 9-in. I's.... 64.00 8.61 72.61
One 5-T Triplex chain block............  112.00    14.49     126.49
One 4-T Triplex chain block.............    88.00     9.10       97.10
Structural steel, machine parts.......................     632.44
Miscellaneous, etc..................................    $7,899.14
(See Figs. 15, 16, 110, 111 and 112.)
Account 7807.10—Cast Iron Liners and Drying Pan, and Erection of Chutes.
This accQunt covers the erection of account 7807.5,   and the cost and erection of the following:
1 Sample drying pan 8 ft. J in. by 5 ft. 2£ in..............       $136.11
f-in. C.I. liners for chutes, castings c.....................         865.75
$1,001.86
Account 7807.20—Elevators.
Below is a description of the elevator with the material cost. The erection is too low and not usable.
33 ft. between head and tail shafts
Head and tail pulley 34 in. by 9 in.
Drive pulley 23 in. by 6 in., 40 h.p.m.
All housed with No. 10 plate steel casing
72 ft. 6 in. of 8-in. 6-ply rubber belt
Forty-eight 6-in. by 44n. malleable buckets, style A.A. Mfrs.jstd.
liners for casing made of white iron f in. and 1 in. thick
Cost....................:............................   $458.22
(See Fig. 11.)
Account 7807.6—Steel Chutes.
This is the average cost per pound of material and labor for fabricating all steel chutes used in the sample mill. In general they were made of rVin. plate and light angles. The cost of erecting is in 7807.1 and in the comparative costs are found the individual chute costs. (See Fig. 109.)7-in. Snyder sampler with 28-
